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May 18, 1956 


Dear George: 


An analysis of field experience has indicated that certain modifica- 
tions should be made in the Fly-Away Kit List, the 180-Day Support 
List for System One, and the Unit Essential Equipment List for 
Systems One and Three. The attached summary of changes shows 
the modifications to be made to the lists submitted with our support 
proposal of 24 January 1956, CMCC Doc. No. 151.772. 


Basically, these changes will add to the cost of the support equip- 
ment. The deleted items have already been procured and some 
have been-shipped. The deletions, with the exception of those 
from the UEE list, therefore become surplus. The added items 
will have to be procured at added cost. The attached list shows 
approximate prices for these items and the resulting additional 
estimated price, including fee, is $ 2,887. 60. 


These changes have been submitted directly to Bob, and will be 
incorporated in subsequent shipments to him. 


Two unit prices have been changed and are included in the above 
modifications. MP-30003 and MP-30005 have increased substantially 
in price and the new prices were used, along with the increase in 
quantities for these items. The total additional estimated price 
above includes the net increase in price for these two items. 


Your approval is requested for the additional procurement involved. 


Sincerely, 


May 
\v 
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SUMMARY OF CHANGES IN UEE, FAK AND 180-DAY LISTS 


UNIT ESSENTIAL EQUIPMENT LIST 
Additions - Three (3) Sets at $ 331.82 
Deletions - Three (3) Sets at $ 39.34 

FLY-AWAY KIT LIST 
Additions - Three (3) Sets at $ 105.89 
Deletions 
Additions by Quantity 

and Price Changes- Three 
(3) Sets at $ 210.13 

180-DAY SUPPORT LIST 
Additions 
Deletions 


Additions by Quantity 
and Price Changes 


General and Administrative Expense at 7.8% 


TOTAL ADDITIONAL COST 


FEE AT 8.25% 


TOTAL ESTIMATED ADDITIONAL PRICE 


118.02 


995.46 
$ 877. 44 
317. 67 
None * 
630. 39 
$ 948.06 
196. 74 
None * 
452.28 
$ 649.02 
$ 2,474.52 
$ 193.01 
$ 2, 667.53 
$ 220.07 
$ 2,887. 60 


* - Deletions from Fly-Away Kit List and 180-Day Support List 
have already been procured and hence become surplus. UEE 
List deletions were transferred to Fly-Away Kit List and 


are therefore deductible. 
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MP 


Number 


MP-10415 


CHANGES TO UNIT ESSENTIAL EQUIPMENT LIST 


ADDITIONS TO LIST _. 


Description 


Dolly Table Top, Magnesium Co. 


of America M-126 


Portable Audio Amplifier, 
Newcomb E1010S, 10-watt 
amplifier with 10-inch speaker 
(Page B-25, 1956 Radio Master) 


Tape Splicer, Model TS4, 
Robins Industry Corp., Bayside, 
New York 


Allen Wrenches (straight wrench 
with handle) Hunter type 3-32 


TOTAL ADDITIONS 


MP 


Number 


MP-10228 
MP-10220 


MP-10219 
MP-10212 
MP-10156 
MP-10156 


MP-10229 


DELETIONS FROM LIST 


Description 


Alcohol, Grain, 1 Gallon 
Cement, Garlock, Small Carton 
Cheesecloth, 10 yard roll 
Desiccant, 1 1b. 

Oil, Instrument, 4 0z. bottle 


Tape, Magnetic, Mylar - 


126; 


—_—  — — fm 


Nw 


1/4" wide, NART B, 190A-36R-100G, 


3600 ft. reels on 10 1/2'' reels 
(Operating Supplies) 


Tape, Scotch, Electrical - 
1/2 '' wide 


TOTAL DELETIONS g 
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75 


82 


. 50 


. 50 


05 
199 
.35 
. 50 


50 


86 


. 35 


Qty. 


wo W YW fF NWN 


620 


12 


Amount 
$ 193.50 
126. 82 
8.50 
3.00 
$ 331.82 

Amount 
$ 2. 40 
1.99 
6.75 
4.50 
7.50 

Not 

Included in 
Cost Total 
16. 20 
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CHANGES TO FLY-AWAY KIT LIST 


ADDITIONS 


MP 
Number Description 


MP-10228 Alcohol, Grain, 1 Gallon 


MP-10220 Cement, Garlock, Small Carton 


MP-10219 Cheesecloth, 10 yd. Roll 
MP-10212 Desiccant, 1 lb. 


MP-10156 Oil, Instrument, 4 oz. bottle 


MP-10146 Tape, Magnetic, Mylar - 


1/4'' wide, RETMA 150A-36-RPS - 
3600 ft. reels on 10 1/2" reels 


(Operating Supplies) 


MP-10229 Tape, Scotch, Electrical - 


1/2'' wide 
Tube, 2D21 
Tube, 6537 
Tube, 6U8 
Tube, 836 
Tube, 829B 


Scotch Splicing Tape, No. 41 


Scotch Leader and Timing Tape, 


No. 43 


3-amp, 3AG, Slo-Blo, 117-volt Fuses 


Varnish, MIL-V-173A, Type 1, 
Tuf-on PT 107 (Product Techniques, 
Inc., 511 East 87th Place, Los Angeles 


3, California) - 12 0z. can 


TOTAL ADDITIONS 


th — _ — —_ 
. ° . . 


95 


} 
Nn we NY NY NY NN NWN 


Not 
Included in 
Cost Total 


16. 20 
4.00 
2,26 
2.86 
18.00 

32.50 

. 78 


1. 20 
3.00 


1.95 


$ 105.89 
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DELETIONS 


MP 
Number 


MP- 30064 


MP- 10240 
MP-10251 
MP-66501 


MP-30001 


MP-10257 


MP-62012 
MP-45016 
MP-45035 
MP-45017 
MP-45014 
MP-45023 


Description 


Capacitor, 15 MFD, 75 V, 
Tantalytic, G.E. 


Carton, Selected Threaded Parts 


Carton, Wire 


Ammetér, 200 Micro Amp., 
Roller Smith 


Capacitor, 15 MFD, 74 V, 
Fansteel PPI5B75Al1 


Light, Pilot, Assy., (Built-in 
resistor) 

Plug, Banana - insulated 
Tube, VR-75/OA3 

Tube, 6AU8 (4033) 

Tube, 6SL7 (5691) 

Tube, 6Y6 

Tube, 884 


TOTAL DELETIONS 
CHANGES IN LIST 


MP 
Number 


MP-30003 


MP-30005 


Description 


Capacitor, 4MFD, 150 V, G.E. 
Tantalytic 29F447 


Capacitor, 2 MFD, 100 V, 
Mallory TAP 


TOTAL CHANGES 


* - Amount for items originally 
listed on FAK List ($ 22.72) 
has been deducted. 


Caer ee 


Unit 
Cost 
$ 4.40 
15.00 
5.00 
15.00 
4.40 
.98 
. 38 
.85 
1.50 
~74 
. 74 
1.85 
New 
Unit 
Cost 
2 9.30 
4.85 


NN ND NY WW 


New 
Qty. 


$ 22.00 


15.00 
5.00 


15.00 


26. 40 


4.90 
L290 
1. 70 
9.00 
1, 48 
1, 48 
3.70 


$ 104,56 


New 


Amount 


$ 111.60 


121.25 


$ 210.13 * 
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CHANGES TO 180-DAY SUPPORT LIST 


ADDITIONS 
MP Unit 
Number Description Cost Qty. Amount 
Tube, 2D21 $ 2.00 6 $ 12.00 
Tube, 6SJ7 1.13: 6 6.78 
Tube, 6U8 1,43 6 8.58 
Tube, 836 9.00 6 54, 00 
Tube, 829B 16. 25 6 97.50 
Scotch Splicing Tape, No. 41 oo 12 4.68 
Scotch Leader and Timing Tape, 
No. 43 — . 60 12 7,20 
3-amp, AG, Slo-Blo, 117-volt Fuses .12 50 6.00 
TOTAL ADDITIONS $ 196.74 
DELETIONS 
MP Unit 
Number Description Cost Qty. Amount 
MP-30064 Capacitor, 15 MFD, 75 V, 
Tantalytic, G.E. $ 4, 40 5 $ 22.00 
MP-10240 Carton, Selected Threaded Parts 15.00 1 15.00 
MP-10251 Carton, Wire 5.00 1 5.00 
MP-30001 Capacitor, 15 MFD, 75 V, 
Fansteel PPI5B75A1 4, 40 6 26. 40 
MP-10257 Light, Pilot, Assy., 
(Built-in resistor) .98 5 4.90 
MP-62012 Plug, Banana - insulated . 38 5 1.90 
MP-45016 Tube, VR-75/OA3 85 2 1. 70 
MP-45035 Tube, 6AU8 (4033) 1.50 6 9.00 
MP-45017 Tube, 6SL7 (5691) . 74 2 1. 48 
MP-45014 Tube, 6Y6 74 2 1,48 
MP-45023 Tube, 884 1,85 2 3. 70 
TOTAL DELETIONS g 92.56 
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CHANGES IN LIST 


New 

MP Unit New New 
Number Description Cost Qty. Amount 
MP-30003 Capacitor, 4MFD, 150 V, G.E., 

Tantalytic 29F447 $ 9.30 25 $ 232.50 
MP-30005 Capacitor, 2 MFD, 100 V, 

Mallory TAP ; 4.85 50 242.50 
TOTAL CHANGES $ 452.28 * 


od * - Amount for items originally 
listed on 180-DAY List 
($ 22. 72) has been deducted. 
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